CS. 00 wq. r QU M C5 NO 


бә Css хо NO NS NO ONDE No dO dO NOI BOO oO ыы Bb, Арма RES), pek o 
NO oc o солт CO < ао вооон Ov. 509 "м = 




















BILL NO. 5-87-01- “2, 
SPECIAL ORDINANCE NO. 8-224 -/ 7 


AN ORDINANCE approving the Contract 
for Water Main Improvement Resolution 
11034-86, Inwood Drive, between 

All Star Construction & Excavating, 
Inc., and the City of Fort Wayne, 
Indiana, in connection with the 

Board of Public Works and Safety. 

NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That the Contract for Water Main Improvement 
Resolution 1034-86, Inwood Drive, by and between А11 Star Con- 
struction & Excavating, Inc., and the City of Fort Wayne, Indiana, 
in connection with the Board of Public Works and Safety, for: 

Water Main on Inwood Drive from 

Lake Avenue Southward to its termi- 

nus; also, on Columbia Drive, from 

a Point 400% feet East on Coliseum 

Blvd. to Inwood Drive; 
the Contract price is Sixty-Three Thousand Eighty-Eight and 70/100 
Dollars ($63,088.70), all as more particularly set forth in said 
Contract, which is on file in the Office of the Board of Public 
Works and Safety and, is by reference incorporated herein, made 
a part hereof, and is hereby in all things ratified, confirmed 
and approved. Two (2) copies of said Contract are on file with 
the Office of the City Clerk and made available for public inspect 
according to law. 

SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 


= 





ion, 





> - Er > 
eram “a „> e.t ie < 
Councilmember 





APPROVED AS TO FORM 
AND LEGALITY 


L, 


Bruce 0. В erger, 






City Attorney 





seconced by 















by titles and rer i пе Co the Cit 
Plas Comission sor roSoccsnÓatio an Даа Жа 
due legal notice, ак the Council Chambers, Fort Мау; 
inciana,'on , the day of 

2. 19 ‚ at 








pu S SES 
SANDRA E. KENNEDY, 












Read the 
seconGed Бу 
passage. PASSED 


gull and on motion by 
, and duly adopte 


; placed Or es 
(LOST) by the following vote: 





AYES NAYS ABSTAINED ABSENT TO-WIT: 


TOTAL VOTES o A QU. 
BURNS 
EISBART 
GiaQUINTA 


<— 

Се 

HENRY С 
< 
за. 
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SANDRA E. KENNEDY, CITY CLÉRK 
Passed and adopted by the Common Council o£ the City -of Fort 


Wayne, Indiana, as ( 





(SPECIAL) (ZONING MAP) ORDINANCE ( 













on the 22 ғе day o£ pols ES 





SANDRA E. KENNEDY, CITY CLERK | PRESIDING OFFICER 


Presented by me to the Mayor of the/7City of Fort Wayne, Indiana, 
у “© 
оп the — day of Z pd s 


A) 


at the hour of JU. JO 









SANDRA E. KENNEDY, CITY CLE 


E 


Approved and signed by me this MAE ват оғ 





Hs poe Ss T. 


: ы 48 
19 Ll at the hour of Ens o'clock 
dpa | 
| 3 WIN MOSES, JR., MAYOR з 
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пари c 
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as BOARD OF PUBLIC WORKS AND SAFETY 





Invitation For Bids/Award of Contract" Page 1 of 
E (NON-FEDERALLY ASSISTED CONSTRUCTION ) 
PROJECT: -INWOOD DRIVE - COLUMBIA AVENUE CONTRACT#: — —- 
WATER MAIN IMPROVEMENT  . 
CONTENTS н RESOLUTION # 1034-86. 
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ATTACHMENTS 
НЕТКЕН "wot wd АС ДЕГЕШ ТРИ КЕ 05 11] 
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аи se 5 
BENT ОЕ aca. e Во jf RR ы 
ЕЕ рт іп Lieu 0: Form 96А | 
Кг Cdp UM Ия Prevailing Wage Scale - State of Іпдігге 
а a r] Payment Bond 
E ao ae an Bon 


Стас ааа CUI шал АТ ИШ OP sa YT YZ EO OOE 


ER TION OF NON-SEGRETATE FACTLITIFE 


Discount for prompt payment LU enaar enaar "iis 59 Calenaar Day. cher 
(See General Provisions Clause) pae $$ 


= 
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ВАШЕ STAR CONSTRUCTION & EXCAVATING, INC. 
BID SUBMIT ESD) 

















Langford Lane aan ‚ ACCEPTANCE OF BID/AWARD OF CONTRACT 
Fert Wayne; Indiana 46804 8 OF FORT WAYNE Ж.С 
OF PUBLIC WORKS AND SAFETY i 
== т E SSS 
А / ALL. OL : à 
се аа ex 
DATE: __ > SG сес M 2. 
BIDDER А ТО КЕЕР BID ОРЕН FOR CITY QF-FORT W П 
АССЕРТАМСЕ ЮА (90 days MAYOR( . ) С 
unless otherwise specified) : —tAS Var 


COMPLIANCE: i Adama AWARD DATE: | 1/14157 ' 
0.С. 6/86 ERE Eee | А 


B.O.W. NON-FEDERAL : ; : ts 
AWARD WILL BE MADE CN THIS FORM i; 





` APPROVED ВУ THE COMMON CANCIL OF THE CITY OF FORT WAYNE DATE 


АЖА 


Minority Business Enterprise (МВЕ) is a business of 
which at least 51% is owned and controlled by minority group 
members. ("Minority" means, Black, Hispanic, American Indian, 
Asian, Pacific Islander, and Alaskan Native). The minority 
owners must exercise actual day-to-day management, as well as 
actively participate in management and policy decisions affecting 
the business. The contribution of capital, equipment or exper- 


tise made by the minority owners must be real, substantiated and 
documented. ; 


Women Business Enterprise (WBE) is a business of which 
at least 51% is owned and controlled by women. Тһе women owners 
must excercise actual day-to-day management, as well аз actively 
participate in management and policy decisions affecting the 
business. The contribution of capital, equipment or expertise 


nade by the women owners must be real, substantiated and docu- 
mented. 


The contract for which this proposal/bid is prepared 
is governed by the MBE/WBE Ordinance. This form must be соп- 
pleted in order to be responsive to this IFB/RFP. If the 
participation goal of 7% for MBE and 2% for WBE are not met or 
exceeded in your bid or proposal, the reasons for this failure 
and reasonableness and good faith of efforts to meet this goal 
shall be evaluated in determining whether the bidder/offeror is 
responsible. 


A list of possible MBE/WBE contractors/suppliers are on 
file in the Compliance: Office, Room 800, City-County Building, 
for Contractor review. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO THE MBE/WBE 
GOALS OF THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: 





A. The undersigned firm certifies that it is an 
MBE/WBE Contractor (cross out inapplicable pro- 
vision). 


For MBE specify percentage of minority ownership 
$. 





For WBE specify percentage of women ownership 
$. 





B. The undersigned certifies that they are a joint 
venture in which the following (MBE/WBE) firm 


(cross out inapplicable provision) is 
a joint venture partner. 


О.С; 2/85 4° т- в 
B.O.W. Non-Fed 


aw 


о.с. 


D. 


Contractor 


2/85 


The MBE/WBE firm (cross out inapplicable pro- 


vision) shall have $ participation (em- 
ployees) 2% participation (costs). in this 
project. 


Specify the percentage of ninority/women ownership 
in the MBE/WBE firm $. (Cross out 1парр11- 
cable provision) 


The undersigned commits 7 + of the total bid price 
as a subcontract to minority business enterprise parti- 
cipation. The MBE firms which are proposed as subcon- 
tractors are the following: 


Address | Туре of Work 
1. Mak Aenea- ¿> Warr 

2.Brobnete erp et АРА ber 

ce 


Name of Firm 


The undersigned commits ,2 $ of the total bid price 
as a subcontract to women business enterprise participa- 
tion. The WBE firms which are proposed as subcontractors 
аге the following: 


Name of Firm Address Type of Work 


6517, rr ei. Wasa 
1.б еее Bee. [nuet Иль < 
s. 


Complete (1) and (2) below if participation goals 
of 7% MBE and 2% WBE have not been met. 


l5 My Company cannot meet the participation 
goals for the following reasons: : 





—————————— 
— .h.a x _ _ 


2. We have taken the following steps in an 


attempt to comply with these participation 
goals: 








(attach additional sheets as necessary) 
ALL STAR CONSTRUCTION & EXCAVATING, INC. 
5722 Langford Lane 


o 46804 
TEA 






Contractor 





By 








B.O.W. Non-Fed 


14.  Minorit emale Hourly Employment Requirements, 
The City's policy is to encourage a greater utilization of 
minority and/or female employees іп City construction projects. 
The Board has, therefore, adopted a minimum goal of 17% of the 
total work hours on each project to be expended by minority 
and/or female employees. ("Minority" shall include: Blacks, 


Hispanic, Asian, Pacific Islander, American Indian or Alaskan 
Native.) j 


^ 


The bidder shall state in "A" below the percentage of total 
work hours which the bidder and his subcontractors will employ 
and utilize women and minority employees on this project. IP a 
contract is awarded as a result of this bid, the percentage 
figure set forth in "A" shall become contractually binding on the 
bidder. Тһе successful bidder will also Бе required to prepare 
reports for the City demonstrating compliance with this percen- 
tage and will allow city officials access to his records, 


facilities and work site and to those of his subcontractors to 
determine compliance. 


The bidder must fill in the required blanks in this clause in 
order to be responsive to this IFB. If the bidder does not 
neet or exceed the hourly utilization goal of 17% ninority/fe- 
nale participation, the reasons for this failure and reason- 
ableness and good faith of efforts to meet this goal shall Бе 
evaluated to determine whether the bidder is responsible. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORXTY/FEMALE 
HOURLY UTILIZATION. 


А. The undersigned firm certifies that it will employ 
and utilize minorities and females and/or will ensure that its 
subcontractors employ and utilize minorities and females so 
that minorities and females will work at least 27% of the total 
hours worked on this project. 


B. Complete (1) and (2) below if the hourly utilization 
figure set forth in "A" is less than 17%. 


d. My Company and its subcontractors cannot meet 
the 17% minimum hourly utilization figure for: the 


following reasons: 


э ———————-———————_——————————————өөөыөысшы 
аара ааа аа MMC C Dr ааа а scs PEE 
——————————— ? 


O.C. 27/85 I- 7 
B.O.W. Non-Fed 


іы 


2. Му Company has taken the following steps іп an attempt 
to comply with the 17% hourly utilization figure: 


ААА 
eee 
ees 
й (attach additional sheets if necessary) 
ALL STAR CONSTRUCTION & EXCAVATING, INC. 
5722 Langford Lane 


Contractor 2 | Ал, ine 
а, 


= 


Its 227. ES 4 


15. Required Prevailing Масе Schedule Payments - Pursuant 
to Indiana Code 5-16-7-1. All contractors and subcontractors 
working on the project awarded pursuant to this contract shall 
pay the prevailing wage rates for skilled, semi-skilled and 
unskilled laborers, workmen and mechanics. This wage deterrin- 
ation has been made in accordance with the procedures set forth 
in Indiana Code 5-16-7-1. This determination and the required 
wage rates are available for examination by any prospective 
bidder at The Board of Public Works and Safety, Sth Floor, 
City-County Building, Fort Wayne, Indiana. 


If a bidder is awarded a contract as a result of this Invitation 
for Bids, he/she/it shall file a schedule of wages, on forms 
provided by the City of Fort Wayne, demonstrating compliance 
with the wage rate determination. Тһе successful prime con- 
tractor shall be responsible for obtaining schedules from а11 
subcontractors. А11 schedules shall be fíled before the con- 
tractor commences any work on the project. 


Penalties for failure to pay the prevailing wage rate are set 
forth in Indiana Code 5-16-7-3. 


16. Site Orientation. А site orientation (will/will noty 
be conducted by the City Engineers. If such an orientation 
is conducted, it will be held on the — Gay of oe E 7 
commencing at _ o'clock __.М. at the site of the project. 





Regardless of whether a site orientation is сопаис еа 
or not, bidders are required to visit the site of the work, 
and inform themselves fully of the conditions, under which the 
work will be performed. Тһе bidders shall be responsible for all 
conditions that affect the work, including, but not limited to 
all sub-surface conditions. 


Ou cu 2/85 т 8 
B.O.W. Non-Fed 


SCHEDULE 
Board of Public Works and Safety 


The contractor agrees to furnish at his/her/its own cost 
all labor, insurance, materials, equipment, and power for the 
complete performance of the folloving project: 


WATER MAIN IMPROVEMENT RESOLUTION NO. 1034-1986 
‹ INWOOD DRIVE - COLUMBIA АУЕМОЕ 


All work will be performed in accordance with: Resolution/gexgexer 
1034-86 , the IFB, this contract and the applicable plans, specifi- 
cations, and drawings for a TOTAL PRICE of sa Z 799 (Е 
unit prices аге applicable, the contractor agrees to perform 
for those unit prices ав set forth in the Schedule о? Unit Prices 
attached hereto). ° 


The work shall be commenced within ten (10) days after 
The Board íssues a written notice to proceed. А11 work shall 
be completed within /АО days after issuance of the notice to 
proceed. Those days which the contractor cannot work becaus 
of severely inclement weather shall not be counted. 


О Liguidated Damages Provision. (This clause shall be appli- 
cable to this contract only if the box contains a checkmark or ar 


"XY".) It is hereby agreed by and between the City of Fort Wayne 
and Contractor that time is of the essence of this agreement 
and the contractor agrees that it will complete the project 
as herein defined on or before days after issuance of the 
notice to proceed. The parties agree that it is a business anc 
governnental necessity that the project be completed by this 
date, that it will be difficult or impossible to make an accurate 
determination of the damages that would be incurred by the City 
of Fort Wayne, and therefore provide for liquidated damages in 


the sum of 5 per day for each and every day after days 
after issuance of the notice to proceed that the project renains 
uncompleted. Тһе parties agree that the sum of $ per day 


is а reasonable estimate as to the damages which would be 
incurred by the City of Fort Wayne. The parties further agree 
that causes beyond the control of the contractor may delay the 
completion date. Therefore, the parties agree that delays in the 
conpletion date beyond the control of the contractor shall not 
result in liquidated damages. 


Delays beyond the control of the contractor can include but 
are not necessarily limited to, the following: Acts of God, 
strikes, lockouts or industrial disturbances, acts o? public 
enemies, restraining orders of any kind by the government of 
the United States of America or of the State of Indiana or any 
of their departments, agencies, or officials, or any civil or 
military authority, insurrections, riots, landslides, earth- 
quakes, fires, incapacitating storms, floods, and explosions. 


О.С. 2/85 5-1 
B.O.W. Non-Fed 


Е 


DESCRIPTION 


CITY OF FORT WAYNE, INDIANA 
IMPROVEMENT TO FORT WAYNE WATER UTILITY 
SCHEDULE OF UNIT PRICES 


WATER MAIN IMPROVEMENT RESOLUTION NO. 1034-1986 
INWOOD DRIVE - COLUMBIA AVENUE 


UNIT PRICE EXTENSION 


++ЕЕЕЕЕЕЕЕЕЕЕ(СЕСТТОМ A)TTEFTETTITEIITETITIIAITIITITITITITITITITITIITTIETETITIE TIE 9 TE I$ tts ttt 


ITEM QUANTITY 
1: 20+ L.F. 
2. 2,7804 І.Е. 
3. 27 EAT 
4. 2 ЕА. 
5. LEA: 
6. 2 BK. 
7- 3. RA 
8. 120+ І.Е. 
9. 10+ L.F. 
10. 200+ L.F. 
Li. 25+ L.F. 
16% 2,500+ L.F. 


8" р. І. СІ. 50 WATER MAIN 

6" D. І. СІ. 50 WATER MAIN 

М.Ј. ELL (RESTRAINED) 
M.J. REDUCER (RESTRAINED) 
x 6" M.J. TEE (RESTRAINED) 
VALVE W/BOX 

TYPE III FIRE HYDRANT ASSEMBLY (ON 6") 
STONE DRIVE REPLACEMENT 

ASPHALT DRIVE REPLACEMENT 
ASPHALT PAVEMENT REPLACEMENT 
CHIP & SEAL PAVEMENT REPLACEMENT 
GRASS RESTORATION 


SECTION A - TOTAL 


УЕЕЕЕЕЕЕЕЕЕЕЕ(СЕСТТОК B)TTTITTTTTTITIITITITÀ 


2. 3454 Т.Е. 
9. 60+ L.F. 
10. 354 ETE. 
12. 70+ L.F. 
13. 200+ L.F. 


6" D. I. СІ. 50 WATER MAIN 
ASPHALT DRIVE REPLACEMENT 
ASPHALT PAVEMENT REPLACEMENT 
ASPHALT СОКВ REPLACEMENT 
GRASS RESTORATION 


SECTION B - TOTAL 


SECTIONS À AND B, GRAND TOTAL 


ee | Me O 
6.00 | LEDOK, 
(00:1 2436, DO 
oC 6.00 
:O 2-0 
.00| 560.00 


7.001135 3x 90 
255, J/2.0.0 О 
5.00 $0.60 

беч 520000 
200 | Z2 ча 
LXS [258 


«22,307 





(8 





65 0958,76 


In submitting this bid, it is understood that the right is reserved is 
tbe Owner to reject any and all bids and to waive any defect in апу bid. 


IN WITKESS WHEREOP, tbe bidder (а firm) by its owner(s) nzmed belor, 





bereunto вес bacoti) and seal this — бау of i 19 Я 
АШ STAR CONSTRUCTION & EXCAVATING, INC. 
en», 5722 Langford Lane 
EY: 








ІК TESTISOREY WHEREOF, the bidder (г corporation) has czused this proposal’ "e Le 
Signec by its President and ite арі affix 


Тішес its согрогате seal this) di^ e 
әуе ања i ВН 2 


ALL STAR CONSTRUCTION & EXCAVATING, nd a Ms 





ee 5722 Langford Lane 2 Кә ‚АО, 6M 
Fort Wayne, Indiana 46804 Ж | 
A D» , 1 
КАМЕ OF CORPORATION BS А0 





EESLDENT - d 


+ 
т 


) 


A ш. ес 


қағады 


ROTE 1: A 

“Use this form, if Cashier's or Certified Check hci К bid: 
Enclosed, berewith, find Cashier's or Certified Check for $ 
being Т of the maximum bid berein, жй payable to: 


THE CITY ОР FORT WAYNE, INDIANA 


tbe proceeds, of which, are to remain the absolute property of said City, if 


á BIDDER . ЖОЕ не S s 


shall not within days after Rotice of Acceptance of the within bic, 


enter into a written contract, and secure said contract by а bond, for the full 
amount of the contract to the approval of the proper officials of ваза City. 


ч s 
ROTE 2: 


Use this form, if Bidder's Bond accompanies bids. 
Enclosed berewith, find а Bidder's Bond in an amount equal to ten (101) per cent 


of maximm bid berein, subject to the approval of the Board of Public Works and 
Safety, conditioned as follows: i - 


That if che Bence of Pablae Dorks cue Safety shall award 
; ALL STAR CONSTRUCTION & EXCAVATING, ING, 

9722 Langford la : 

. Fort Wayne, Indiana 46804 


tbe contract for said work, and if 
О О О РЕ 


ALL STAR CONSTRUCTION & ЕХСАулавз<, asb. 
$$$ Lato bane С 
Fort Wayne, Indiana 46804 | 
sball enter into a contract apnd furnish а 1002 Performance Bond as 
required within ten (10) days from the date, be/she/it is notified 
of the acceptance of his/ber/its bid, then the obligation of said 


bond sball be null and void, otbervise, to remain in full force and 
effect. 


“көт 


ROS-COLLDSIOK AFFIDAVIT 
шш Е DAY IT 


The Bidder, by its Officers and 







"ayne, indiana 45204 











agents Or representatives Present at tbe time 
sworn on tbeir oaths, say that neither they no 
directly or indirectly, entered into an 
bidder, or vith апу public officer of Б 


of filing this bid; being duly 
T апу of therm have in апу мау, 
У 8rrangement or egreement with апу otber 


uch City o£ Fort Wayne, Indiana; vbereby 
such affiant or affiants or either of them, bas paid or is to рау to sucb otber 


bidder or public officer апу sum of money, or has given or is to give such 
bidder or public officer anything of value whatever, or such affiant or effiants 
or eitber of them has not directly or indirectly; entered into any arrangement 
ог agreement with any other bidder or bidders, which tends to or does lessen or 
destroy free competition in the letting of the contract songit for by the 

Я «attached bids, that no inducement of апу form ог character otber thao thet which 

|. appears upon tbe face of the bid will be suggested, offered, peic or delivered 
to any person, whomsoever to influence the acceptance of the said bii or awarding 
of tbe contract, рог bas this bidder any agreement or understanding of апу kind 
whatsoever, with апу person whomsoever to рау, Geliver te, От sbere vith апу othe: 
person in any way or manner, any of tbe proceeds of the contract Босс by this bic. 















Subscribed and sworn to before me by 


this ‘> th. day of m ТАР QU. 


| бн | Abou R. Ре 
{ Му Commission Expires: А Sheer, * Rent ее 
2 CTAEY PUBLIC А ЖҮ 
| Haack 7), 198 оо a MP 7 ыы; 





Resident of 


-e е = == ек ек ох «к әк ә — е өк I €—— -------.-- Er h ----------- —— — me — — —— 
«- 


Subscribed and sworn to before me by 


аа АА 
this ; бау of ; 





Му Commission Expires: 





кез rm um QU с» QE RP Qs дь а өн оз. 


Subscribed and svorn to before me by 


MEI OCDE ot БЫ 
this day cf 


$ Му Comission expires: 


МР) >= cte va 


"CERTIFICATE ІК LIEU ОР FIRARCIAL 5ТАТУМЕЕТ 
+ 











(V «yp и 
Р d // ACs fe e 4 
Les | А/ -- жа , tbe 2 ааа 
| Кате = 
ALL STAR CONSTR CTION М Е -AUCAVATING, ING. 
ЛО << 57 angford Lane 
Position 





тает 40004 


НЕКЕБТ CERTIFY: 





i. = the ак Statement of said Company, dated the // day of 
Жаса Ж ‚ 19. З6 , now dn але office of the Боғга 
š ої Public Works of tbe City of Fort Wayne, lndieanz, Which Financial Statement 
is by reference incorporated berein and made г part beraef. is г true арс 
correct statement арс accurately reflects the financial concition of saiċ 
Company, as of the date hereof; 
2. That I am familiar with the books of said Company, Showing its finencie) 
copcition end аш eutborizedc to make this Certificate on its bebalf. 
DATED: 7/2 КАР 
Е: 
SUESCEIEED ARD SWORK to before me, а Rotary Public, іт гн” for seid County zn 
State, this po thee бау of UA ; [49 ay 1л 
2 D prd 
. Td nee Ro. в у, 
= ROTARY PUBLIC Shere: С Rech ë L. Бес ht 
š 5 Resident of — County, ТЕ 


My Commission Expires: 


Parch 4, 1988 





LM 7 
22” 


9. 
EL 


Cad? 


СЁ the City of Fort Wayne, Indiane, has passed 


‘CERTIFICATION oF BIDDER/VENDOR 
— R 


ALL STAR CONSTR 


UCTION & EXCAvAiING, INC, 





The undersigned, on behalf of 





, Goes hereby make the following representations 
мақшы m a Ie ш 


to the City of Fort Wayne, Indiene. 


WBEREAS, it is acknowledged that the Common Council 


an ordinance con- 
Gemning the apartheid policies of the country cf South Africa; 


WEEREAS, Council's eré:nence recuíres thet %17 


th 


irms or corporations Submittins bids to the Сост 


services, certify, es part of the bid, thet such enti 


rt 
ка 
Or 
о 
т 
tn 


noc 
Support the policies of арагтһеій in South Раа CE 


ALL STAR CONSTRUCTION 2. EXCAY 


ATING, ING 
` - ` ` ` 72 angfori 2 
The undersicned states, on behalf of i^ 3722 Langford Lane 





‚ thet ALL STAR CONSTRUCTION & EXCAVATING, INC. 









к ç ; Fort Wayne, Indiana, 46804 RRE 
іоес not suppert or endorse the policy of apartheic =n; South rica 
Goes n PP І к Í 


me -- . 


bu 


ІК WITNESS WEEREOF, this Certification hes been sicnec 


this ўд th Gay of f ⁄ , 19577. 
(Z 





` ALL STAR CONSTRUCTION & EXCAVATING, INC, =: co 


5722 Langford Lane 
Fort Wayne; indiana 46804 
(Name о? Bidder/Vendor) 






(Name and Title of Person Signing) 


CERTIFICATION ОҒ NON-SEGREGATED FACILITIES 


Each bidder is required to submit with his/her bid a fully 
executed Certificate of Non-Segregated Facilities. 


CERTIFICATION OF NON-SEGREGATED FACILITIES 


The bidder certifies that he/she does not maintain or pro- 
vide for his/her employees any segregated facilities at any of 
his/her establishments, and that he/she does not permit his/her 
employees to perform their services at any location, under his/her 
control, where segregated facilities are maintained. The bidder 
certifies further that be/she will not maintain or provide for 
his/her employees any segregated facilities at any of his/her 
establishments, and that he/she will not permit his/her employees 
to perform their services at any location under his/her control 
where segregated facilities are maintained. Тһе bidder agrees 
that a breach of this certification will be a violation of the 
Equal Opportunity clause in any contract resulting from acceptance 
of this bid. As used in this certification, the term "segregated 
facilities" means any waiting rooms, work area, restrooms and 
washrooms, restaurant or dressing areas, parking lots, drinking 
fountains, recreation or entertainment areas, transportation, 
and housing facilities provided for employees which are segregated 
by explicit directive or are in fact segregated of habit, local 
custom, or otherwise. Тһе bidders agree that (except where he/she 
has obtained identical certification from proposed subcontractors 
for specific time periods) he/she will obtain identical certifi- 
cation from proposed subcontractors prior to the award of subcon- 
tracts exceeding $10,000 which are not exempt from tbe Equal 
Opportunity clause, and that he/she will retain such certifications 
in his/her files. 


Note: Tbe penalty for making false statements in offers is 
preseribec sn 156 U.S.C. 1001. 


ALL STAR CONSTRUCTION & ЕХСАУАИМа, INC. 
5722 Langford Lane 
d 2 Fort Wayne, Indiana 46804 


(Name of Bidder) 





"s 2 
Title: тайы SO (ЯУ, а 


L E oss x 
Official Address (including ZIP code) ALL SIAR CONSTRUCTION & EXCAVATING, 





АС, 





= рането Тапа 
Fort Wayne, Indiana 46804 





ALL STAR CONSTRUCTION & EXCAVATING, INC. 

| 5/22 Langford Lane 

It is the policy, of Fort Wayne, Indiana 46804 that equal 
(Company) 

employment opportunity be afforded to all qualified persons 

without regard to race, religion, color, sex or national 





origin. ALL STAR CONSTRUCTION & EXCAVAiIÑu, (QU. 
X. 5722 Lar iiie Lane 
Ino; support of this policy а д apa Абалы wil “тот 






(Company) 
discriminate against any employee or applicant for employment 
because of race, religion, color, sex or national origin. 

А CTION & EXCAVATING, ING. 
ALL STAR CONSTRUY 
The 29 \anotord Lane will take affirmative action 
оправу jae UU 
to insure that applicants are employed and that employees are 
treated during employment without regard to their race, 
religion, color; sex or. national. origin. Such action will 
include but not be limited to: 


RECRUITMENT, ADVERTISING OR SOLICITATION FOR EMPLOYMENT, 
HIRING, PLACEMENT, UPGRADING, TRANSFER OR DEMOTION, SELECTION 
FOR TRAINING INCLUDING APPRENTICESHIP, RATES OF PAY OR OTHER 
FORMS OF COMPENSATION, LAYOFFS OR TERMINATION. 


ALL STAR CONSTRUCTION & EXCAVATING, INC. , 
"M. 5722 Langford Lane 


пгс 









ЖОЛА 
"ud 


(Signature of 
Company Official) 


ELLA? 
(Opte) 


| | 
| 
| 
| 
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È ~ 
BID BOND LA. à 


Approved by The American Institute of Architects, Dum 
ntinental 
A.1.A. Document No. A-310 (Feb. 1970 Edition) Insurance 


Companies 


KNOW ALL MEN BY THESE PRESENTS, 











That we. ALL STAR CONSTRUCTION & EXCAVATING, INC. 
as Principal, hereinafter called the Principal, 
and _ THE CONTINENTAL INSURANCE COMPANY 











„of Мем York 
a corporation duly organized under the laws of the State of New Hampshire ‚ аз Surety, hereinafter called the Surety, are held 


and firmly bound unto City of Fort Wayne, Indiana, Poard of Public Works and Safety 

















, аз Obligee, hereinafter called the Obligee, 
ОЕ Maxim Bid Dollars 


(@— еш нышы ), for the payment of which sum well and truly to be made, the said Principal and the said Surety, bind ош- 
selves, our heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 


WHEREAS, the Principal has submitted a bid for _ Resolution 1034-86 


-Columbia Ave. Water Main rovement 

















NOW, THEREFORE, if the Obligee shall accept the bid of the Principal and the Principal shall enter into a contract with the Obligee 
in accordance with the terms of such bid, and give such bond or bonds as may be specified in the bidding or contract documents with 
good and sufficient surety for the faithful performance of such contract and for the prompt payment of labor and material furnished in the 
prosecution thereof, or in the event of the failure of the Principal to enter such contract and give such bond or bonds, if the Principal 
shall pay to the Obligee the difference not to exceed the penalty hereof between the amount specified in said bid and such larger amount 
for which the Obligee may in good faith contract with another party to perform the work covered by said bid, then this obligation shall be 
null and void, otherwise to remain in full force and effect. 


Signed and sealed this — 7th — 1 dayo Jan A. D. 1987 








ALL STAR CONSTRUCTION & ЕХ , INC. (Seal) 





Pa. 


A A / / Princi 7) UM 
С Z ИР ЖАПЫ с / {ж 4 f ff sarok 

















OLAANN ANa NANE 
wol 2a Ss TS КК 


(Title) 
YASTE, ZENT & RYE AGENCY, INC. — INENTAL INSURANCE EL _(Sea!) 
СА urety 
; ЛАКШ 
2 e 77, 2 5 P P 
Кал СЫП do Mes СОРУГА 
Witness) (Tile ^ Attorney-in-Fact 
127 W. Berry St. 
Fort Wayne, IN 46802 
[© cs 


Ж 


BOND 4392C 750 PRINTED IN LI:S.A. 


4 = Continental Bond Мо. 
Insurance. PERFORMANCE BOND 


Approved by The American Institute of Architects 
А.1.А. Document No. А-311 (Feb. 1970 Edition) 





KNOW ALL MEN BY THESE PRESENTS: 


That — ALL STAR CONSTRUCTION & ЕСУАС 
(Here insert full name and address or legal title of the Contractor) 


5722 Langford Lane, Fort Wayne, Indiana 
THE CONTINENTAL INSURANCE COMPANY, New, 60,2), 


(Неге insert full name апа address or legal title of Surety) 
City of Fort Wayne, Board of Public 
— . (Here insert full name and address or legal title of Owner) 
Works & Safety, Fort Wayne, Indiana 
Sixty Three Thousand, Eighty Eight and 


as Obligee, hereinafter called Owner, in the amount of 
70/100 


as Principal, hereinafter called Contractor, and 


hereinafter called Surety, are held and firmly bound unto 





ll WV WM E i oo ME T Til iy iun cma. ла ыкти uu ey sz. WOES (S 63,088.70 ) 
for the payment whereof Contractor and Surety bind themselves, their heirs, executors, administrators, successors and 
assigns, jointly and severally, firmly by these presents. 


WHEREAS, Contractor has by written agreement dated 165 19527 ° 
entered into a contract with Owner for _ Resolution 1034-86 - Inwood Drive-Columbia Ave. ` 
Water Main Improvement 


in accordance with drawings and specifications prepared by 





(Here insert full name and address or legal title of Architect) 
which contract is by reference made a part hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Contractor shall promptly and faithfully perform said contract, then this 
obligation shall be null and void; otherwise it shall remain in full force and effect. 

The Surety hereby waives notice of any alteration or extension of time made by the Owner. 

Whenever Contractor shall be, and declared by Owner to be in default under the Contract, the Owner having performed Owner's obligations 
thereunder, the Surety may promptly remedy the default, or shall promptly 

1) Complete the Contract in accordance with its terms and conditions, or 

2)Obtain a bid or bids for completing the Contract in accordance with its terms and conditions, and upon determination by Surety of the lowest 
responsible bidder, or, if the Owner elects, upon determination by the Owner and the Surety jointly of the lowest responsible bidder, arrange for a contract 
between such bidder and Owner, and make available as work progresses (even though there should be a default or a succession of defaults under the 
contract or contracts of completion arranged under this paragraph) sufficient funds to pay the cost of completion less the balance of the contract price; but 
not exceeding, including other costs and damages for which the Surety may be liable hereunder, the amount set forth in the first paragraph hereof. The term 
"balance of the contract price," as used in this paragraph, shall mean the total amount payable by Owner to Contractor under the Contract and any 
amendments thereto, less the amount properly paid by Owner to Contractor. 

Any suit under this bond must be instituted before the expiration of two (2) years from the date on which final payment under the contract falls due. 


No right of action shall accrue on this bond to or for the use of any person or corporation other than the Owner named herein or the heirs, executors, 
administrators or successors of the Owner. 


16th January 87 


day of A.D. 19 


Signed and sealed this 


ALL STAR CONSTRUCTION & EXCAVATING, IN 
(Ргіпсі 


Сеа 















^ (Wi 


YASTE, ZENT & RYE AGENCY,INC. (Seal) 


rt Wayne, Indiana 46802 


Fo 
BOND 4393C 


с x MEME : Bond No. a. 


eve e LABOR AND MATERIAL PAYMENT BOND 
Approved by The American Institute of Architects 
А.А. Document No. A-311 (Feb. 1970 Edition) 
Note: This bond is issued simultaneously with another bond in favor of the owner conditioned for the full and faithful performance of the contract 


KNOW ALL MEN BY THESE PRESENTS: 
That... ALL STAR CONSTRUCTION & EXCAVATING, INC. 


(Here insert full name and address or legal title of the Contractor) 


5722 Langford Lane, Fort Wayne, Indiana 


as Principal, hereinafter called Principal, and THE CONTINENTAL INSURANCE COMPANY, New York 
(Here insert full name and address or legal title of Surety) 
the City of Fort Wayne, Indiana, 
(Here insert full name and address or legal title of Owner) 


Board of Public Works & Safety, 1 Main Street, 9th Floor, Fort Wayne, Indiana 46802 
as Qhligee, hereinafter called Owner, for the use and benefit of claimants as hereinbelow defipedoip the amount of 


Si Three Thousand Eighty Eight and 70/100 Dollars ($ 


(Here insert a sum equal to at least one-half of the contract price) 


as Surety, 


hereinafter called Surety, are held and firmly bound unto 


) 


forthe payment whereof Principal and Surety bind themselves, their heirs, executors, administrators, successors and assigns, 
jointly and severally, firmly by these presents. 


WHEREAS, Contractor has by written agreement dated January 16, 1987 en 
entered into a contract with Owner for _Lnwood Drive - Columbia Avenue water main improvement, 


Resolution 1034-86 eee 


in accordance with drawings and specifications prepared by 





(Here insert full name, title and address or legal title of Architect) 
which contract is by reference made a part hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if the Principal shall promptly make payment to all claimants as 
hereinafter defined, for all labor and material used or reasonably required for use in the performance of the Contract, then this obligation shall be void; 
otherwise it shall remain in full force and effect, subject, however, to the following conditions: š 

1. A claimant is defined as one having a direct contract with the Principal or with a subcontractor of the Principal for labor, material, or both, used or 
reasonably required for use in the performance of the contract, labor and material being construed to include that part of water, gas, power, light, heat, oil 
gasoline, telephone service or rental of equipment directly applicable to the Contract. d 

2. The above named Principal and Surety hereby jointly and severally agree with the Owner that every claimant as herein defined, who has not been 
paid in full before the expiration of a period of ninety (90) days after the date on which the last of such claimant's work or labor was done or performed, or 
materials were furnished by such claimant, may sue on this bond for the use of such claimant, prosecute the suit to final judgment for such sum or sums as 
may be justly due claimant, and have execution thereon. The Owner shall not be liable for the payment of any costs or expenses of any such suit. 

3. No suit or action shall be commenced hereunder by any claimant: 

a) Unless claimant, other than one having a direct contract with the Principal, shall have given written notice to any two of the following: The 
Principal, the Owner, or the Surety above named, within ninety (90) days after such claimant did or performed, the last of the work or labor, or furnished the 
last of the materials for which said claim is made, stating with substantial accuracy the amount claimed and the name of the party to whom the materials were 
furnished, or for whom the work or labor was done or performed. Such notice shall be served by mailing the same by registered mail or certified mail, 
рер prepaid, іп ап envelope addressed to the Principal, Owner or Surety, at апу place where an office is regularly maintained for the transaction of 

usiness, or served in any manner in which the iegal process may be served in the state in which the aforesaid project is located, save that such service need 
not be made by a public officer. 

b) After the expiration of one (1) year following the date on which Principal ceased work on said Contract, it being understood, however, that if any 
limitation embodied in this bond is prohibited by any law controlling the construction hereof such limitation shall be deemed to be amended so as to be 
equal to the minimum period of limitation permitted by such law. 

с) Other than in а state court of competent jurisdiction in and for the county or other political subdivision of the state in which the project, or any part 
thereof, is situated, or in the United States District Court for the district in which the project, or any part thereof, is situated, and not elsewhere. 

4. The amount of this bond shall be reduced by and to the extent of any payment or payments made in good faith hereunder, inclusive of the payment 
by Surety of mechanics' liens which may be filed of record against said improvement, whether or not claim for the amount of such lien be presented under 
and against this bond. 








Signed and sealed this uc lethe Se MEL day of January А.О. 19 ELE 
TAR CONSTRUCTION & EXCAVATING, INC. (Seal) 









YASTE, ZENT & RYE AGENCY, INC. 


(Seal) 





„= а аз: Attorney-in-Fact (Title) 
Fort Wayne, Indiana 46802 











[ Емен, [senes 827, 285557, 0980 "а EE ag 101 
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z Zea: 
ү Admn. Appr., š 


TITSE (ғ ORDINANCE Contract for Water Main Improvement Resolution 1034-86, Inwood Drive 





DEPARTMENT REQUESTING ORDINANCE _ Board of Public Works & Safety P) IA 


SYNOPSIS OF ORDINANCE The Contract for Water Main Resolution 1034-86, is for Water 
Kui c EMI CM CRM C C ELE ыы ы ые Ыы Yl s: 


Main on Inwood Drive from Lake Avenue Southward to its terminus; also, on 
SO eae Avenue 2ouuwara to its terminus; also, on — — 


Columbia Drive, from a Point 400+ feet East on Coliseum Blvd. to Inwood Drive. 
— — S ES EE чут теес mast on Coliseum Blvd. to Inwood Drive. ` 


All Star Construction & Excavating, Inc., is the Contractor. 








REO сла l ы тше Жас ыы ы ыыта кн oos c 
„сд 
EFFECT OF PASSAGE Improved Water Mains at above location. 
TP ERUNT ж ы ые ый 
ъ= 22 ll ёс л 2; ыз P л. ТЫШ бы сы рй ЧАСЕ 


EFFECT OF NON-PASSAGE 
E P CURRERE © И Tay ee DIS 





n e i ы = il LU LE IL Le UE l зе RP гё! ear Ж БУ 
MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $63,088.70 


—————— ая 


ASSTGNED TO COMMITTEE 


Set 


BELL NO. S-87-01-30 





REPORT OF THE COMMITTEE ON CITY UTILITIES 
—— ———.—.——-. — .—.—--—-—-—-———-—-—-— —_—_— 


МЕ, YOUR СОММІТТЕЕ ОМ CITY UTILITIES TO WHOM WAS 





REFERRED AN (ORDINANCE) (RESEXUNXDN. approving the Contract 
атаған һе Contract ^ 


for Water Main Improvement Resolution #1034-86, Inwood Drive, between . 
u aaa s T r In r [O n U n F 
All Star Construction 8 Excavating, Іпс., and the City of Fort Wayne, 


Indiana, in connection with the Board of Public Works and Safety ` 


_———————————————_———.—-——— 





HAVE HAD SAID (ORDINANCE) (ЮВЕФОВОЖКӘН) UNDER CONSIDERATION AND ВЕС 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 





(RESOXUPUONS 
YES. NO 
$ c 6. e CHARLES В. REDD 













CHAIRMAN 


PAUL M. BURNS 
VICE CHAIRMAN 


THOMAS C. HENRY 


BEN A. EISBART 





SAMUEL J. TALARICO 





CONCURRED IN © 42 - 7. SANDRA E. KENNEDY 
AG Ха ME UU oa CITY CLERK 


